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□L/MBPD Weekly Refort 


Period Ending C8 May 84 1^84 


Progress Reforts dm Tasks P.ssigned s'* 


the DC I •''BBC I : 


MC TfiSKS • 


II. 


c. 


iTEtis gr Events of Major Interest That Have Occurred 
During the Preceding Week: 

Mew Building Prcject 

Em Package »1. General Services Administration <GSR> 

CONDUCTED A F RE- CONSTRUCT IDN MEETING WITH GEORGE HyNRN 

Cgmfrny gn 8 Mry 1884 rt CIR Headquarters. 

ADMINISTRATIVE PROCEDURES WERE ESTRILIShED RNC KE1 
FERSONNEL FROM THE AGENCY* GSR* RNI> GEORGE h'* NRN 
COMFANY WERE IDENTIFIES. 

e Construct i dn Trailer. The Government's construction 

TRAILER is SCHEDULED TO EE MOVED ONSITE THIS WEEK. 

Printing rnd Photografhy Division <P&PD> Suffort. The 
Mew Duilding Project Office hrs requested significr 

P&PD F HOTDGRRF H I C SUFFORT DURING THE FAST ***** _ 

PiRRRNGEMENTS HAVE EEEN MADE TO DOCUMENT MEW BUILD IN 
CONSTRUCTION WITH BOTH TIME LRFSE hBTXBh "f^URE RND 
STILL F HOTDGRRF HY * RND REGUESTS FDR OVER SI^E AERIAL 
F HOTDGRRF HY PRINTS OF THE HEADGUARTERS RRER WERE 

5UENITTEC. These frints will be used to rssist 

CONTRACTORS RND TO PROVIDE EMF LO'i'EES WITH INFORMATION 
RELATING TO THE CONSTRUCTION FRDJECT. 


III. Significant 
Mothing. 


Events Anticipated During the Coming Week: 


STAT 


jepi Mew Building Project Office* CL 
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